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BILL NO. S-80-07- 


SPECIAL ORDINANCE NO. S- 




AN ORDINANCE approving a contract for 
Street Light Improvement Resolution 
No. 141-80, between the City of Fort 
Wayne, Indiana and N.G. Gilbert, Con¬ 
tractor for ornamental lighting. 


BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF 
FORT WAYNE, INDIANA: 

SECTION 1. That a certain contract, dated June 18, 1980, 
between the City of Fort Wayne, Indiana, by and through its 
Mayor and the Board of Public Works and N.G. Gilbert Corp., 
Contractor, for: 


ornamental street lighting with under¬ 
ground wiring for the East Central, 
Phase V Impact Area, 


under Board of Public Works Street Light Improvement Resolution 
No. 141-80, at a total cost of $14,795.00, all as more particu¬ 
larly set forth in said contract which is on file in the office 
of the Board of Public Works and is by reference incorporated 
herein and made a part hereof, be and the same is in all things 
hereby ratified, confirmed and approved. 

SECTION 2. That this Ordinance shall be in full force 
and effect from and after its passage and approval by the 
Mayor. 



COUNCILMAN 


APPROVED AS TO FORM AND 
LEGALITY JULY 3, 1980. 



E. HOFFMAN 
Attorney 









time m full and on motion by_ 


Read the f irg-fes time u __ 

seconded by __, and dul^; adopt^d^ ^eacp. the second time 

by title and referred to the Committee (and—-bhe City 

Plan Commission for rep.oiffiiTeiTdHhTan1'™-arrd~^t5MS3^ 
due legal notice, atr^the Council Chambers, City-County - "' 

Indiana, on_ C_ -—— , the 



Read the third time,in full and on motion by_ 

seconded by_ , ___, and duly adopted, placed on its 

passage. PASSED (£&55%T) by the following vote: 


TOTAL VOTES 
BURNS 


GiaQUINTA 
NUCKQLS 
SCHMIDT, D. 
SCHMIDT, V. 
SCHOMBURG 
STIER 


DATE: 


12 - 

Os, 

J2±- 

^2C 


NAYS 

2? 


ABSTAINED ABSENT 




CHARLES W. WESTERMAN - CITY CLERK 
Passed and adopted by the Common Council of the City of Fort Wayne, 
Indiana, as (Z-QNT-NG^MAE j . , (C 

(ARRR Q . P R . I A T-l k)N) ORDINANCE (RE^OLUTiON) No._ 
on the day of 


(SPECIAL) 

Y- yo -fcD 



Presented by me to the 

the_day of 

I ( ^ o'clock ' 


PRESIDING officer " 

yor of the City of Fort Wayne, Indiana, on 
19 C) , at the hour of 

Ih 

CHARLE ^^^BsTERMAN- ‘^CIT^CL SR^ 

QPHdk _ _day of 



Approved and signed by me this 
19_^j3_, at the hour of_ oL _o'clock £_M. , E. S. T . 


K 


WINFIELD C. MOSES, JR. 

MAYOR 





































































































S-80-07-16 


REPORT OF THE CQMMITTE 


CITY UTILITIES 


WE, YOUR COMMITTEE ON CITY UTILITIES T O WHOM WAS REFERRED AN 

Ordiv^x TC P approving a contract for Street Light Improvement 

Resolution No. 141-80, between the City of Fort Wayne, 
Indiana and N.G. Gilbert, Contractor for 
ornamental lighting 


HAVE HAD SAID ORDINANCE UNDER CONSIDERATION AND BEG LEAVE TO REPORT 



BEN EISBART, VICE CHAIRMAN 







.CHARLES W. WESIERMAK, CITY CLERK 




































CONTRACT 
Res. No: 141-80 


STATE OF INDIANA 


‘) SS 


COUNTY OF ALLEN 



/ 


TIKIS' AGREEMENT /made and entered into this, the 
day of _ _19 80 , by and between: 





City of Fort Wayne 


The party of the first part, termed in this agreement and the 
Contract Documents as the "Purchaser," and 


N.G. Gilbert Corp. 


The party of the second part, termed in this agreement and the 
Contract Documents as the "Contractor": 

WITHESSETH: 

THAT, WHEREAS, the Board of Public Works has heretofore 
caused to be prepared certain contract documents for furnish¬ 
ing labor and equipment and performing work therein fully des¬ 
cribed, and the Contractor did, on the d ay of 

file with the-Board of Public Works, a copy of said contract . 
documents, together with his offer and terms therein fully 
stated and set forth, and, 

WHEREAS, the said contract documents accurately and fully 
describe the terms and conditions upon which the Contractor is 
willing to furnish the labor and equipment and perform the work 
called for by the said contract documents and in the manner and 
time of furnishing and performing same. 

IT IS THEREFORE, AGREED: 

FIRST - That a copy of said contract documents filed as 
aforesaid be attached hereto and that the same do in all par¬ 
ticulars become the agreement and contract between the parties 
hereto in all matters and things set forth therein and described, 
and further, that both parties hereby accept and agree to the 
terms and conditions of said contract documents so filed, for the 
following: 

To light the East Central Phase V Impact Area,with underground 


wiring ,by N.G. Gilbert with a bid of $14,795.00. 














SECOND - The Contract Documents hereto annexed are made 
a part of this agreement and contract as fully and as absolutely 
as if' herein set out verbatim. 


This contract consists of the following component parts all 
of which.are as fully a part of this contract as if herein set 
out verbatim, or if not attached, as if hereto attached: 


1 . 

2 . 

3. 

4. 

5. 

6 . 

7. 

8 . 

9. 

10 . 
11 . 
12 . 

13. 

14. 

15. 

16. 

17. 

18. 

19. 

20 . 
21 . 


Advertisement for bids 
Instructions to bidders 
Specifications and special provisions 
Detailed specifications and addendum 
Construction drawings 

.Application for cut permits into Fort Wayne street, 

county roads and/or State highways 

Street barricade maintenance information 

Contractor's bid 

Material list- 

Bidder's Bond 

Non-Collusion Affidavit 

Certificate in lieu of financial statement 
Certificate in lieu of Equal Employment Statement 
and Affirmative Action Program 
Equal Opportunity Clause 
Federal Labor Standards Provisions 

Copeland "Anti Kick Back" Act (18 U.S.C. Sec. 874) 

Davis-Bacon Act 

Federal Wage Scale 

State PrevaCLing Wage Scale 

This Contract 

Performance Bond 


In the event that any provisions in any of the above com¬ 
ponent parts of this contract conflicts with any provision in any 
other'of the component parts, the figured dimensions and sizes 
specified are to take precedence over scale measurements, or 
should any part of the work, materials or apparatus be dimensioned 
or sized differently on different drawings or different parts of 
the same drawings, the larger or heavier sizes shall take precedence 
unless otherwise directed or corrected by the engineer. 

THIRD - The unit prices agreed to in this contract will re¬ 
main in effect until the work covered under this contract is com¬ 
pleted. 

FOURTH - This contract is executed in duplicate. 


FIFTH - ‘It is further stipulated that not less than the 
general prevailing rate of wages as ascertained by the City of 
Fort Wayne or the Indiana Department of Labor'shall be paid to 
all workmen performincr work on this contract. 

SIXTH - It Is further stipulated that Contractor shall pay 
all lawful claims or indebtedness which may accrue, by operation 
of law and otherwise, to any persons, firm or corporation on 
account of any labor or service performed or material furnished 
or service rendered, in the carrying forward, performing, and 
completing of said contract including Subcontractors, laborers, 
materialmen, and those performing service on account of or direct¬ 
ly in connection with the completion of said contract. 

SEVENTH - It is further stipulated that any judgment rendered 
against the City of Fort Wayne or any official thereof, in any 
suits for damages for injury to real or personal property, or for 
any injury, sustained by any person growing out of any act or ■ 
doing of Contractor, or its agents, employees or workmen and that 
any judgment of any court or award of any Board of Arbitratiors or; 
of the State Industrial Board of the State of Indiana rendered 
against the City of Fort Wayne in any suit or claim arising under 
said Workmen's Compensation Acts, of the State of Indiana, now in 
force, relating to compensation for accidental injuries or death 
suffered by his employees or the employees of any Subcontractor 
or Subcontractors in the course of their employment, when notice 
of the pendency of such suit, hearing or arbitration shall have 
been given said Contractor, shall be conclusive against Contractor 
as to amount, liability and all other things pertaining thereto; 
it being the intent of the parties hereto that Contractor indemnify 
and hold harmless City In the premises. 

EIGHTH - The Contractor further agrees to be bound ) by 
Section 15-13 (as amended), of the Code of the City of Fort Wayne, 
Indiana of 1974, passed by the Common Council of the City of Fort 
Wayne, Indiana as General Ordinance No. G-34-78 (as amended) on 
December 12th, 1978, a copy of which Section is attached, and in¬ 
corporated herein and made a part hereof. (HE/1 -HE/3). 

NINTH - The Contractor shall furnish a Performance Bond in 
a form acceptable to the City of Fort Wayne for the full value of 
the work. 


NE/1 


BILL NO. G-78-10-41 (as amended) 

GENERAL ORDINANCE NO. G-34-78 (as amended) 

AN ORDINANCE amending Chapter 15 of the Code of the City of Fort Wayne, Indiana 
of 1974. 

BE IT ENACTED BY THE COMMON COUNCIL OF THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. That Section 15-13 "Employment under Municipal Contract," Article 
III, Chapter -15 of the Code of the City of Fort Wayne, Indiana of 1974 is amended 
to be and read as follows, to wit: 

"Sec. 15-13 Same - Under Municipal Contract. 

Definitions . As used in this Section, the following words have these 
meanings: 

a. The terms "Discriminates," "discriminating," "discriminatory" mean and 

include: 

(1) to promote segregation or separation in any manner, to treat any 
person differently, or to exclude from or fail or refuse to extend to 
any person equal opportunities- with respect to hiring, termination, 
compensation, or other terms, conditions or privileges of employment, 
because of the race, religion, sex, color, national origin or handicap 
of any such person; 

(2) also, to fail to make reasonable accommodation to the known physical 
or mental limitations of an otherwise qualified handicapped employee; 

(3) also, to fail to make reasonable accommodation to the religious observance 
or practice of any employee or prospective employee unless the employer 
can demonstrate that the accommodation would impose an undue hardship 

on the conduct of the employer's business; 

(4) also, to make, print or publish, or cause to be made, printed or 
published any notice, statement, or advertisement with respect to 
employment that indicates a preference, limitation, specification or 
discrimination based on race, sex, religion, color, national origin or 
handicap; 

(5) the following practices are not included in the meaning of "discrimination": 

(a) for any not-for-profit association, incorporated or otherwise, 
organized exclusively for fraternal or religious purposes, to 
devote its resources to its own religion or denomination, or to 
give employment preference to its own members, 


h i b i -t "A 



NE/2 


(b) for any not-for-profit association, incorporated or otherwise, 
established for the purpose of offering or providing education, 
training or other social services and benefits to handicapped 
persons, to devote its resources to such handicapped persons with 
respect to such education, training or social services and benefits. 

b. The term "handicap" means and includes: 

(1) any physical or mental impairment which substantially limits one or 
more of a person's major life activities; or 

(2) a record of such an impairment, and includes, 

(3) a person who is regarded as having such an impairment; provided that, 

(4) this term does not include drug or alcohol abuse or addiction. 

c. The term "obstruct" means and includes the actions of. any person knowingly 
obstructing the fair and lawful enforcement of this Article of this Chapter 
by coercing or intimidating any complainant or prospective complainant, or 
any witness to any act of discrimination as defined herein, after such 
person has received actual notice of a discrimination charge or has been 
served notice of a complaint filed. 

d. The term "retaliate" means and includes the actions of any person in 
discriminating against any other person with regard to, or denying any 
other person access to or opportunities in employment, because any such 
other person has opposed any practice made unlawful by this Article of this 
Chapter, or because such other person has made a charge, testified, assisted 
or participated in any manner in an investigation, proceeding, or hearing 
under this Article of this Chapter. 

15-13-2 Mandatory Covenants . Every contract for or on behalf of the City of 
Fort Wayne for the construction, alteration or repair of any.public building or 
public work or the performance of any other work or service shall contain 
provisions by which the contractor agrees, as follows: 

a. That in the performance of work under such contract or any subcontract 
thereunder, the contractor, subcontractor, nor any person acting on behalf 
of such contractor or subcontractor, will not discriminate against any 
person who is qualified and available to perform the work to which the 
employment relates. 

b. That such contractor, subcontractor, nor any person acting on behalf of 
such contractor or subcontractor will not obstruct the enforcement of this 
Article of this Chapter. 

c. That such contractor, subcontractor, nor any person acting on behalf of 
such contractor or subcontractor will not retaliate against any person. 



NE/3 


15-13-3 Enforcement . Enforcement of this Article of this Chapter shall be 
through order of the Board of Public Works, in the following manner: 

a. Whenever any member of the Board of Public Works,.or whenever the Affirmative 
Action Officer who is assigned to help watch over public contracts has 
reason to believe that 3ny of the provisions hereof have been violated, the 
matter may be referred to the Metropolitan Human Relations Commission for 
investigation and initiation of discrimination charges against the contractor 
or subcontractor. Cases over which the Commission has no jurisdiction 
shall be investigated by said Affirmative Action Officer. 

b. A final order of the Metropolitan Human Relations Commission shall be 
forwarded to the Board of Public Works, which may invoke one of the remedies 
set forth in Sub Section 15-13-4 hereof. If it is a matter over which the 
Metropolitan Human Relations Commission has no jurisdiction, the Board of 
Public Works shall conduct a hearing to determine whether there has been a 
breach of this Article of this Chapter. In so doing, the Board may call 
upon the Commission for consultation. 

15-13-4 Remedies . Upon finding that a contractor or sub-contractor or any 
person acting on behalf of such contractor or subcontractor has violated a 
provision or provisions of this Article of this Chapter, whether discriminating, 
obstructing, retaliating, or otherwise, the Board of Works may: 

a. Deduct from the amount payable to the contractor by the City of Fort Wayne 
under such contract a penalty of no less than ten dollars ($10.00) per day, 
per violation, nor more than one thousand dollars ($1,000.00) per day, per 
violation. Each day on which a continuing violation exists, shall be 
deemed a separate offense; or, 

b. The Board of Works may cancel or terminate the contract, and all money due 
or to become due thereunder may be forfeited, for a second or any subsequent 
violation of this article of this Chapter. 

SECTION 2. That Chapter 15, Article III, of the Code of the City of Fort’Wayne, 
Indiana of 1974 is further amened by adding thereto a new section 15-13A, which 
shall be and read as follows, to wit: 

"Sec. 15-13A. A verbatim copy of Sec. 15-13 may be attached as -exhibit A 
to and incorporated in and made a part of any contract made by or on behalf 
of the City of Fort Wayne, Indiana for any public work; which shall 
constitute compliance with Sec. 15-13-2." 




iiuring the performance of this contract, the contractor agrees 
as follows: 

(1) The contractor will not discriminate against any employee 
or applicant, for employment because of race, color, religion, sex, 
or national origin. The contractor will take affirmative action 
to ensure that applicants are employed, and that employees are 
treated during employment without regard to. their race, color, 
religion, sex, or national origin. Such action shall include, 
but not be limited to the following: Employment, upgrading, 
demotion, or transfer; recruitment or recruitment advertising; 
layoff or termination; rates of pay or other forms of compensation; 
and selection for training, including apprenticeship- The contractor 
agrees to post , in conspicuous places, available to employees and 
applicants for employment, notices to be provided setting forth the 
provisions of-this nondiscrimination clause. 

(2) The contractor will, in all solicitations or advertisements 
for employees placed by or on behalf of the contractor, state that 
all qualified applicants will receive consideration for employment 
without regard to race, color, religion, sex, or national origin. 

(3) The contractor will send to each labor union or representativ: 

of workers with which he has a collective bargaining agreement or 
other contract or understanding, a notice to be provided advising 
the said labor'union or workers* representatives of the contractor's' 
commitments under this section, and shall post copies of the notice 
in conspicuous places available to employees and applicants for 
employment. - * 

(4) The contractor will comply with all provisions of Executive 
Order 11246 of September 24, 19 65, and of the rules, regulations, 
and relevant orders of the Secretary of Labor. 

(5) The contractor will furnish all information and reports 
required by Executive Order 11246 of September 24, 1965, and by 
rules, regulations, and orders of the Secretary of Labor, or pursuant 
thereto, and will permit access to his books, records, and accotints 
by the administering agency and the Secretary of Labor for purposes 
of investigation to ascertain compliance with such rules, regulations 
and orders. 

(6) . In the event of the contractor’s noncompliance with the 
nondiscrimination clauses of this contract or with any of the said 
rules, regulations, or orders, this contract may be canceled, ter¬ 
minated, or suspended in whole or in part ana the contractor may 

be declared ineligible for further Government contracts or federally 








assisted construction contracts in accordance with procedures 
authorized in Executive Order 11246 of September 24, 19 65, and 
such other sanctions may be imposed and remedies invoked as 
provided in Executive Order 11246 of September 24, 19 65, or by 
rule, regulation, or order of the Secretary of Labor, or as 
otherwise provided by law_ 

(7) The contractor will include the portion of the sentence 
immediately preceding paragraph (1) and the provisions of para¬ 
graphs (1) through (7) in every subcontract or purchase order 
unless exempted by rules, regulations, or orders of the Secretary 
of Labor issued pursuant to section 204 of Executive Order 11246 
of September 24, 1965, so that such provisions will be binding 
upon each subcontractor or vendor. The contractor will take such, 
action with respect to any subcontract or purchase order as the 
administering agency may direct as a means of enforcing such pro¬ 
visions, including sections for noncompliance: PROVIDED, HOUEVBR, 
That in' the event a contractor becomes involved in, or is threatened 
with, litigation with a subcontractor or vendor as a result of 
such direction by the administering agency, the contractor nay 
request the United States to enter into such litigation to protect 
the interests of the United States. 


Ill FAITH WHEREOF, Witness the hands and seals 
parties on the day and year in this agreement first 


cf both 
above written. 



BOARD GF PUBLIC WORKS 



CONTRACTOR: 


N. G. Gilbert Corporation. 

R. E. Buffington, Assistant Vice President 


BY: ' ' > ■ '■ 

Secretary Karen E. Beard 















performance Qh io Formers Insurance Co. 

Westfield Center, Ohio 44251 

AIA DOCUMENT A311 • PERFORMANCE BOND AND LABOR AND MATERIAL PAYMENT BOND • AIA ® 

FEBRUARY 1970 ED. • THE AMERICAN INSTITUTE OF ARCHITECTS, 1735 N.Y. AVE., N.W., WASHINGTON, D. C. 20006 

KNOW ALL MEN BY THESE PRESENTS: that n. g. Gilbert corporation 

(Here insert full name and address or legal title of Contractor) 

P. O. Box 1032, Muncie, Indiana 47305 

as Principal, hereinafter called Contractor, and, OHIO FARMERS INSURANCE COMPANY, 

Westfield Center, Ohio 44251 

as Surety, hereinafter called Surety, are held and firmly bound unto 

(Here insert full name and address or legal title of Owner) 

City of Fort Wayne, Fort Wayne, Indiana 

as Obligee, hereinafter called Owner, in the 

amount of Fourteen-thousand seven-hundred ninety-five „ 

and 00/100 Dollars ($ 14,795.00 ), 

for the payment whereof Contractor and Surety bind themselves, their heirs, executors, administrators, 
successors and assigns, jointly and severally, firmly by these presents. 

WHEREAS, N. G. Gilbert Corporation 

Contractor has by written agreement dated May 14 1980 , entered into a contract with Owner for 

Lighting of the East Central Phase V Impact Area, with underground wiring, 
in accordance with Drawings and Specifications prepared by 

(Here insert full name and address or legal title of Architect) 

City of Fort Wayne, Indiana 

which contract is by reference made a part hereof, and is hereinafter referred to as the Contract. 


NOW, THEREFORE, THE CONDITION OF THIS OBLIGATION is such that, if Contractor shall promptly and faithfully perform 
said Contract, then this obligation shall be null and void; otherwise it shall remain in full force and effect. 


The Surety hereby waives notice of any alteration or 
extension of time made by the Owner. 

Whenever Contractor shall be, ead^declared by Owner 
to be in default under the Contract, the Owner having 
performed Owner's obligations thereunder, the Surety 
may promptly remedy the default, or shall promptly 

1) Complete the Contract in accordance with its terms 
and conditions, or 

2) Obtain a bid or bids for completing the Contract in 
accordance with its terms and conditions, and upon de¬ 
termination by Surety of the lowest responsible bidder, 
or, if the Owner elects, upon determination by the 
Owner and the Surety jointly of the lowest responsible 
bidder, arrange for a contract between such bidder and 
Owner, and make available as Work progresses (even 
though there should be a default or a succession of 


defaults under the contract or contracts of completion 
arranged under this paragraph) sufficient funds to pay the 
cost of completion less the balance of the contract price; 
but not exceeding, including other costs and damages 
for which the Surety may be liable hereunder, the amount 
set forth in the first paragraph hereof. The term "balance 
of the contract price," as used in this paragraph, shall 
mean the total amount payable by Owner to Contractor 
under the Contract and any amendments thereto, less 
the amount properly paid by Owner to Contractor. 

Any suit under this bond must be instituted before 
the expiration of two (2) years from the date on which 
final payment under the Contract falls due. 

No right of action shall accrue on this bond to or for 
the use of any person or corporation other than the 
Owner named herein or the heirs, executors, adminis¬ 
trators or successors of the Owner: 


Signed and sealed this 14th day of May 


1980 


N. G. GILBERT CORPORATION 



(Title) 



Ohio Farmers Insurance Company 

/I (Surety) / 

f O . ^ --' 

(Seal): 

^ (Witness) 

ATTORNEY-IN-FACT 



BD 5085 


(Title) 

This document is copyrighted by and distributed by The American 
Institute of Architects and is reproduced here with its permission 


(2-70) 










3vver 

of Attorney 

CERTIFIED COPY 


Power No. 3078-77 

Ohio Farmers Insurance Co. 

Westfield Center, Ohio 


Know All Klan by Those Presents. That OHIO FARMERS iNSURANCE COMPANY, a corporation duly organized and existing under tho laws of 
tbo State of Ohio, and having its principal office in Westfield Cenier. .Medina County. Ohio, does by these presents make, constitute and appoint 

_S?.».P.il.„.A J ,..„Lohse^.„JS.dwax.d..K*...Brown.^...an.d..X»e.oaard..B«....Ko.eller. / .„.... . 


__ jmn t Xy....pr...sever aX.ly... 


pf ..J?.t.fc,...Wayne.... and State of .Indiana.. its true and lawful Attorney{s)-in-Fact, with full power and 

tuthority hereby conferred in its name, place and stead, to execute, acknowledge and deliver .. . any... and...clH.. bonds. / .. 

..,.mdo.r.taking.s..,....and...re.c.ogni 2 .ances;.. providedhowever/.....that....the..... 

..penal..sum...of....any...qne....swch..instrument...executed hereunder., shall__.. •‘’V- 

..'..n.Pfc...exceed. ..SEVEN ...MILLIDM...FI YE.. HUNDRED ..THOUSAND...! S.7..,S.OO ,000) .. .. 

DOLLARS-;•-------- ' 


I^MIT/Ft^ a&NOTVBE J^SED^ 

.. MORTGAGE i .GU l AR^TEE. r- ._OR.\B'^K....ipEPOS.IT.C)RY....BONDS... 

end to bind the Company thereby as fully and to the same extent as if such bonds were signed by the President, sealed with the corporate seal of 
the Company and duly attested by its Secretary, hereby ratifying and confirming ail that the said Attorney(s)-in-Fact may do in the premises. Said 
Appointment is made under and by authority of the following resolutions adopted by tho Board of Directors of the Ohio Farmers Insurance Company: 

~Be It Resolved, that tho President, any Vice-President, any Secretary or any Assistant Secretary shall be and is hereby vested with full 
power and authority '.©appoint any one or more suitable persons as Attorney (s)-m-Fact to represent and act for and on behalf of the Company 
"* subject to the following provisions: 

"Section 1. Attorncy-m-Fact. Attorney-in-Fact may be given full power and authority for and in the name of and on behalf of the Company, 
locxccute. acknowledge and deliver, any and all bonds, recognizances, contracts, agreements of indemnity and otherconditionat or obligatory 
undertakings and any and all notices and documents canceling or terminating tho Company's liability thereunder, and any such instruments so 
executed by any such Attorney-in-Fact shall be as binding upon tho Company ns if signed by tho President and sealed and attested by the Cor- 
' porate Secretary." (Adopted at a meeting held on the 3rd cay of July. 1957.) 

"Be It Resolved, that the power ana authority to.appoint Attorney(s)-in-Fect granted to certain officers by a resolution of this Board on the 
3rd day of July. 1957. is hereby also granted to any Assistant Vico-President/' (Adopted at a meeting hold on the 13th day of July. 1576.) 

‘-..Tfjfs po'.vor of attorney end cortitlcstc is t lg.ned and tesfad by Iscaimfio under end by the eulhorlty ol the following Resolution adopted by the Board 
cf Directors of ths Ohio Farmers Insurance Company at a mcolinti duly callod and held On the 9th day of June. 1970: 

BE H RESOLVED, that the signature of any authorized officer and tho seal of the Company herotoforo or hereafter affixed to any power of 
attorney or any certificate raiding thereto by facsimile, and any power of attorney or certificate bearing facsimile signatures or facsimile seal 
" shall be valid and binding upon the Company with respect to any bond or undertaking to which it Is attached. 


In Witness Whereof, OHIO FARMERS INSURANCE COMPANY lias caused these presents to be signed by its. 

and its corporate seal to be hereto affixed this .i .2Is.fc.day of .?.®P. €1!?!?.?. Hr. .A.D., 19.77.., 



On this .. 2.1st... day of. September A . D ., I9 77, before me personally came ..;.•. 

la iiir known, who. being by me duly sworn, did depose and say, that he resides in .Vfcst.f ield .Center 1 , (fiat he is 

Of OHIO FARMERS INSURANCE COMPANY, the company described in and which executed the above instrument; that he knows the seal of said 
. Company: that the seal affixed to said instrument is such corporate sen!; that it was so atiixed.by eider of the Board of Directors of said Company; 
and that lie signed his name thereto by like order. J \ 

{Hi " . ..... 

1 } f ^ | Robert Wavrok ( * Notary Public 

CERTIFICATE My Commission Docs Not Expire 

SUlecfONo > X>C of V Sec. 147.03Ohio Revised Code 

County of Medina { «-: - 

. .. !....Assistant Secretary of the OHIO FARMERS' INSURANCE COMPANY, do hereby certify that the above 

mid foregoing is a true and correct copy of a power of Attorney, executed by said Company, which is still in lull force and effect; and furthermore, 
thoresotutions ot the Board o( Directors, set out in the power of Attorney arc in full force and ef feet. 


In Witnoss W'horeof, I have hereunto sol my hand and affixed the seal o 
....A.0., 19. 


r^Sff 


it V/estficld Center. Ohio, this ... 


Dovici S. Smith. jr., ‘As$isiant Secretary yf f ^ 
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WAGE SCALE 


CODE: S-SKILLED 

SS-SEMI SKILLED 
US-UNSKILLED 
IF-INDUSTRIAL FUND 
PW-PER WEEK 


Wa. the undersigned committee, being appointed to prepare a schedule of the prevailing 
wages to be paid in connection with, flLL OBSTRUCTION AND MAINTEmNCE CONTRACTS AWARDED BY 
0F WDHKS, CITY OF FT, I'lAYNE,INDIANA DURING THE MONTHS OF APRIL,MAY AND JUNE, 

in compliance with the provisions of CHAPTER # 319 of the acts of the GENERAL ASSEMBLY of 
INDIANA, 1935, have established a schedule as hereinafter set forth for the following trades 
to wit; 


ASBESTOS WORKER 
BOILERMAKER 
BRICKLAYER 
CARPENTER 


(BUILDING) 

(HIGHWAY) 


CEMENT MASON 

electrician 

ELEVATOR CONSTRUCTOR 

GLAZIER 

IRON WORKER 

LABORER (BUILDING) 

(HIGHWAY) 
(SEWER) 

LATHER 

MILLWRIGHT L PILEDRIVER 
OPERATING ENGINEER 


PAINTER 

PLASTERER 

PLUMBER & STEAMFITT2R 
MOSAIC & TERRAZZO GRINDER 
ROOFER 

SHEETMETAL WORKER 
TEAMSTER 


(BUILDING) 

(HIGHWAY) 


(BUILDING) 

(HIGHWAY) 

(SEWER) 


CLASS 

IATE PER HR. 

H&W 

PEN 

VAC 

APP. 

MISC. 

S 


13-80 

55c ; 

1.25 



3ff 

S 


13-25 

1.174 

1.00 


3c 


S 


12.21 

57c 

.50 


n 

6! f 

S 


11.29 

70c 

6? 


2C 

4 ! f 

r“5— 


11.93 

70c 

• 70 


5C 

TTT 

s 


10.85 

75C 

.80 


2C 


s 


13-05 

55C 

3S+50C 


6c 

ISIf 

s 


12.33 

1.044 

.82 

89: 

34c 


s 


'11.39 


.25 

40c 

4c 

25 chol I day 5 

s 


12.35 

l.oo 

1.45 


2C 

25 annulty 

21 f 

3-SS 

US 


8.55-9.55 

-70 

.70 


9c 


S-USr 1 

ss 

8.30-9.15 

• 70 

• 70 


9c 


s-ns- 

ss 

8.30-9.15 

.70 

.70 


9c 


S 


11.79 


.80 


1C 

31 f 

s 


11.69 

• 70 

(A 


2C 

4? f 

s-ss 

US 


8.35-12.50 

.75 

.65 


10C 


S-SS*, 

US 

8.59-1 r.57 1 

.75 

.65 


toe 


s-ss- 

US 

~T. 59- 11. 67 


.65 


10c 


s 


9.90-10.SO 

.60 

.85 


12C 

6 mlsc. 

s 


10.08 

.60 

.80 




s 


13.75 

.55 

• 90 


7C 

7if 

s 


9.50-11.05 






s 


11.90 


• 30 




s 


12.67 

• 72 

.77 


10 C 

42csasmi 

14 if 

s-ss 

US 


9.60£-10.5 

29-O0pw 

B4 

37-OOr 

w 



s-ss- 

US 

9.204-9.804. 

3l.50 P w 

37-OOf 

w 




If any CLASSIFICATIONS ARE CHITTED IN THE ABOVE SCHEDULE, THE PREVAILING WAGE SCALE SHALL 
PAID. The above and forgoing shall shall be the minimum ^availing wage scale for this project 
as set by the wage scale committee, but in no way shall it prevent tba contractor or sub - 
contractor from paying a higher rate of wages than set out iniMe^sch^u 1 e of wages on file. 

DATED THIS ./ . DAY OF . 19 P# _ / T\.- 

~ /- REPRESENTING GOVERNOR TESTATE OF INDIANA 


REPRESENTING THE AWARDING AGENT. 


REPRESENTING STATE A.F.L. A C.I.O. 







































TITLE UF ORDINANCE SPECIAL. ORDINANCE • 


CONTRACT FOR ST. LIGHT IMP. RES. NO. 141-80 - N. G. GILBERT 

- CONTR. - 


DEPARTMENT REQUESTING ORDINANCE _ 


BOARD OF PUBLIC WORKS 


2Q'6 '?-/£> 


SYNOPSIS OF ORDINANCE 


CONTRACT FOR STREET LIGHT IMPROVEMENT RESOLUTION NO. 141-80, ORNAMENTAL 


STREET LIGHTING WITH UNDERGROUND WIRING FOR THE EAST CENTRAL, PHASE V IMPACT AREA, N. G. GILBERT 


CORPORATION, CONTRACTOR, IN THE AMOUNT OF $14,795.00, A COMMUNITY DEVELOPMENT AND PLAN FUNDED PROJECT. 


THIS PROJECT WAS BID BY THE BOARD OF WORKS MAY 7, 1980. N. G. GILBERT CORP. WAS THE LOW BIDDER FOR 

SAME. . 


(CONTRACT ATTACHED) 


EFFECT OF PASSAGE INSTALLATION OF ORNAMENTAL STREET LIGHTING FOR THE ABOVE-DESCRIBED AREA 


EFFECT OF NON-PASSAGE 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURES, SAVINGS) $14,795,00 FROM C D & P FUNDS 


ASSIGNED TO COMMITTEE 



EP 



































